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BILL NO. S-87-04-c(—) EE 
SPECIAL ORDINANCE NO. ADA 


AN ORDINANCE approving the Contract 
for Res. 6083-87 - Improvement 

of State Blvd., between the City 

of Fort Wayne, Indiana and Rieth- 
Riley Construction Company, in 
connection with the Board of Public 
Works and Safety. 

NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That the annexed Contract for Res. 6083-87 - 
Improvement of State Blvd., between the City of Fort Wayne 
and Rieth-Riley Construction Company, by and through its Board 
of Public Works and Safety, is hereby ratified, and affirmed 
and approved in all respects. The work under said Contract requires: 

the improvement of State Blvd. 

from N. Clinton to Spy Run Avenue 

for the widening, resurfacing, 

new drainage facilities, relocation 
of traffic signals, pavement markings 


and demolition of building located 
on Lot ¿20 of John H. Jacobs Addition; 


the Contract price is One Hundred Nine Thousand Seven Hundred 
Twenty-Seven and 30/100 Dollars ($109,727.30). | 

SECTION 2. Prior Approval was received from Common 
Council with respect to this Contract, on March 31, 1987. Two | 
(2) copies of the Contract, attached hereto, are on file with 
the City Clerk, and are made available for public inspection, | 
according to law. 

SECTION 3. That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 


approval by the Mayor. 
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uncilmember 


APPROVED AS TO FORM 
AND LEGALITY 
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RIETH-RILEY 


Contractor CONSTRUCTION CO., INC. City of Fort Wayne 
EE IS ALA Board of Publi Works and Safety 


Les A Weber ee a 
Its Area Manager 


Offer 
Date March 25, 1987 





By, 





Bidder agrees to keep bid open for 
acceptance for _______ (90 days 
unless otherwise specified) 


Compliance: 
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INSTRUCTIONS TO BIDDERS 
Board of Public Works and Safety 
City of Fort Wayne, Indiana 


March 5, 19 87 
Non-Federally Funded Construction 


E Submission of Bids. Sealed bids will be received 
by the Board of Public Works and Safety of the City of Fort 
Wayne, in the State of Indiana, hereinafter "The Board" until. 

9:00, o'clock _a.M. on the 25th day of March p 1987 , at the 
Office of The Board in the Cìty-County Building, at which time 
the bids will be publicly opened and read, for the following 
described work, as more fully set forth in the specifications: 


Resolution No. 6083-87 State Blvd. 


To improve State Blvd. from the East line of Clinton to the West line of Spy Run 
by widening, resurfacing, construction of new drainage facilities, relocating 
traffic signals, pavement markings and the demolition of a building located 

on Lot No. 20 of John H. Jacobs Addition 


2. Inclusion of Clauses - If a clause in the Invitation 

- for Bids (IFB) has a box [] beside it, the clause applies 

to the IFB only if it contains a check mark (WV) or an "Xx", 

Any guestions as to whether a clause is included or not should 
be referred to The Board. 


3. Ouestions as to Bid Document. If a bidder finds 
discrepancies in, or omissions from, the bid document or has 
guestions about the project, he should at once contact the City 
Engineers. If the information reguested or change made is 
substantive, The Board will issue an amendment to the solici- 
tation and will send such amendment to all potential bidders who 
have procured an Invitation for Bid (IFB). The Board and the 
City will not be responsible for any oral instructions. 


4. Award of Contract (Timeliness, Responsiveness, Respon- 

- A contract resulting from the Invitation for Bids 

will be awarded to the lowest and best timely bidder who is 

also responsive and responsible. If bids are otherwise egual, 

award will be made to that bidder granting the largest prompt 
payment discount. 


5. Bid Reguirenents. All bids shall be endorsed with 
the title of the work, the name of the bidder, and the date 
of mailing or presentation. All bids shall be filed in the 
office of The Board on or before the day and hour set forth 
above and stated in the advertisement, and no bid received after 
that time will be accepted. The Board will not accept any late 
filing regardless of reason, including delays in the mail. 


O.C. 12/84 I = 1 
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All bids shall include the exact quantities of each 
item shown on the bidding form for each section of the work, 
and unless the IFB otherwise states, the total cost of the 
various sections shall be considered a lump sum bid. 


6. Examination of Bids For Responsiveness. After the 
bids are opened and read, The Board will examine them to deter- 
mine if they are responsive. In order to be responsive, the 
bidder must complete all blanks reguiring completion, and must 
submit all information reguired to be submitted. Any alteration, 
erasure, or interlineation of the contract or the IFB may cause 
the bid to be determined non-responsive. Proposals which are 
unbalanced may also be determined non-responsive. 


However, The Board reserves the right to accept any 
bid, to reject any and all bids, and to waive defects or irregu- 
larities on any bid. 


Ts Determination of Responsibility. Prior to awarding 
any contract pursuant to this Invitation for Bids, The Board 


will make a determination of responsibility. An award of a 
contract to a bidder shall constitute an affirmative determina- 
tion of responsibility. 


In reaching a determination of responsibility, The 
Board can consider among other factors: 


(a) The Contractor's record of integrity. 


(b) The Contractor's experience and past performance 
record in construction work. 


(c) The Contractor's financial status. 


(d) The Contractor's capability to perform the 
project. 


(e) Whether the bidder is in arrears upon or in 
default of any debt, contract or other obligation 
to the City of Fort Wayne. 


(f) Whether the bidder is debarred from Federal or 
City of Fort Wayne contracts. 


(g) The bidders record in MBE/WBE compliance. 


(h) Whether the bidder is engaged in litigation with 
the City of Fort Wayne. 


O.C. 12/84 I - 2 
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In arriving at a determination of responsibility, 
The Board may institute a pre-award survey on any or all bid- 
ders. That pre-award survey may examine any of the consider- 
ations relating to a bidder's responsibility as set forth above. 
Bidders will cooperate with the pre-award survey team. Failure 
to cooperate can result in a finding of non-responsibility. 


OD 8. Prequalification - In addition to being timely, respon- 
sive,and responsible, a bidder must also be pregualified by 
the State Department of Highways in order to be awarded a 
Contract. 


9. Bid Bond or Deposit. Each bid must be accompanied 
by a bond executed by the bidder and surety satisfactory to 
The Board, in a sum of _FIVE percent (_> $) of the aggregate 
amount of the bid, but in no case less than $100.00; or the 
bidder may deposit with The Board in lieu of such bond, a 
certified check on a solvent bank in a sum of -== percent (__$) 
of the aggregate bid or proposal, but in no case less than 
$100.00, which certified check shall be payable to the City of 
Fort Wayne. The bid bond or certified check shall serve as a 
guarantee that should the said bid be accepted by The Board, the 
bidder will, within ten (10) days after the time he is notified 
of the acceptance of the bid, enter into a contract with the City 
of Fort Wayne for the work bid upon and give bond with surety to 
be approved by The Board, insuring the faithful completion of the 
contract. 


In case a bid is not accepted, the obligation of the 
said bond shall be null and void and the certified check will: 
be returned to the bidder, as the case may be. In case:a bid 
is accepted, and the bidder does not enter into a contract with 
the City of Fort Wayne for the work bid upon within ten (10) 
days after notification of award, then the obligation of the 
bond or the certified check shall be forfeited to the City of 
Fort Wayne for ascertained and/or liguidated damages for failure 
to enter into a contract. Provided that, the City's action in 
forfeiting the bond or retaining the certified check shall not 
preclude the City from taking any further action against the 
contractor to recover for all actual damage, the City has 
suffered. 


10. Sworn Experience Questionnaire, Plan and Eguipment 


Questionnaire and Contractor's Financial Statement. Each bidder 
will submit with and as part of its bid the following documents 


under oath and on forms prescribed by the State Board of Ac- 
counts, or shall have the following forms on file with The Board 
which shall not be less than one year old. 


Gc. 12/84 tom < es 
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(a) Experience-Ouestionnaire. 

(b) Plan and Eguipment Ouestionnaire, and 

(c) Contractor's Financial Statement (Form 96-A) 
or Certificate in Lieu of Financial Statement. 


11. Execution of Additional Bid Documents. In addition 
to all documents previously mentioned as having to be executed 
and submitted as part of the bid, each bidder will be required 
as part of its bid to execute and submit the following documents 
as specified below: 


(a) Non-Collusion Affidavit 
Ob) Prequalification Statement 

(c) 

(â) 

(e) 


12. Brand Name or Egual-Specified Materials. Where, in the 


specifications, one or more specified materials, trade names, or 
articles of certain manufacture are mentioned, it is done for the 
purpose of establishing a basis of durability and proficiency, 
and not for the purpose of limiting competition. The bidder can 
submit other names of materials and, if, the Director of the 
Board determines that, they are egual in durability and suf- 
ficiency to those mentioned and of a design in harmony with the 
work as outlined, then the bid will be accepted as responsive. 
However, if the Director of the Board determines that such 
materials are not egual, then the bid may be rejected as non-re- 
sponsive. Consequently, bidders are advised to submit any such 
request for changes or deviations in materials to the Director of 
The Board prior to submitting bids. Any approval of deviation 
will be by written amendment'to the solicitation and will be 
submitted to all bidders who have obtained IFBs. j 


13. Minority Business Enterprise/Women Business Enterprise 


Requirements. 
(CONSTRUCTION) 


It is the policy of the City of Fort Wayne that 
Minority Business Enterprises and Women Business Enterprises 
should participate to the greatest extent possible consistent 
with the State Law in Procurement Contracts awarded by the City 
of Fort Wayne. 


Iñ- order., to fulfill this policy; thê city. of Fort 
Wayne has adopted General Ordinance G-16-84 (Chapter 7 of the 
code of the City of Fort Wayne) which sets participation goals 
for procurement contracts of at least 7% for Minority Business 
Enterprises and at least 2% for Women Business Enterprises. 
To meet the participation goals, a Minority Business Enterprise 
may be either a prime contractor, sub-contractor, or a joint 
venture. 
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Minority Business Enterprise (MBE) is a business of 
which at least 51% is owned and controlled by minority group 
members. ("Minority" means Black, Hispanic, American Indian, 
Asian, Pacific Islander, and Alaskan Native). The minority 
owners must exercise actual day-to-day management, as well as 
actively participate in management and policy decisions affecting 
the business. The contribution of capital, equipment or exper- 
tise made by the minority owners must be real, substantiated and 
documented. 


Women Business Enterprise (WB is a business of which 
at least 51$ is owned and controlled by women. The women owners 
must excercise actual day-to-day management, as well as actively 
participate in management and policy decisions affecting the 
business. The contribution of capital, eguipment or expertise 
made by the women owners must be real, substantiated and docu- 
mented. 


The contract for which this proposal/bid is prepared 
is governed by the MBE/WBE Ordinance. This form must be com- 
pleted in order to be responsive to this IFB/RFP. If the 
participation goal of 7% for MBE and 2% for WBE are not met or 
exceeded in your bid or proposal, the reasons for this failure 
and reasonableness and good faith of efforts to meet this goal 
shall be evaluated in determining whether the bidder/offeror is 
responsible. 


A list of possible MBE/WBE contractors/suppliers are on 
file in the Compliance Office, Room 800, City-County Building, 
for Contractor review. ‘ 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO THE MBE/WBE 
GOALS OF THE CITY FOR WORK DONE PURSUANT TO THIS CONTRACT: 


A. The undersigned firm certifies that it is an 











MBE/WBE Contractor (cross out inapplicable pro- 
vision). 
For MBE specify percentage of minority ownership 
$. 
For WBE specify percentage of women ownership 
%. 
B. The undersigned certifies that they are a joint 


venture in which the following (MBE/WBE) firm 
(cross out inapplicable provision) is 
a joint venture partner. 


o.c. 12/84 I- 5 
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De 


Contractor CONSTRUCTION CO., INC. Contractor 


~ 


The MBE/WBE firm (cross out inapplicable pro- 


vision) shall have $ participation (em- 
ployees) $ participation (costs) in this 
project. 


Specify the percentage of minority/women ownership 
in the MBE/WBE firn $. (cross out inappli- 
cable provision) 


The undersigned commits __| $ of the total bid price 
as a subcontract to minority business enterprise parti- 
cipation. The MBE firms which are proposed as subcon- 
tractors are the following: 


Name of Firm Address Type of Work 
La Fox Cu sod îr Uyne iia 

2 

Je 


The undersigned commits ZL % of the total bid price 
as a subcontract to women business enterprise participa- 
tion. The WBE firms which are proposed as subcontractors 
are the following: 


Name of Firm Address Type of Work 
Ta Mihe ÁS Sec. her Way ee Mwoeprewo 
2 . 
3 > 


Complete (1) and (2) below if participation goals 
of 7% MBE and 2% WBE have not been met. y 


3 My Company cannot meet the participation 
goals for the following reasons: 


eres | 


—  -“- cc FF ean — . b.&.k.. ..I.IO.O....U 





2% We have taken the following steps in an 
attempt to comply with these participation 
goals: 








(attach additional sheets as necessary) 
RIETH-RILEY : 











Les A Weber 
AEREA A a Its 
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14. Mino ema o 2 ents. 

The City's policy is to encourage a greater utilization of 
minority and/or female employees in City construction projects. 
The Board has, therefore, adopted a minimum.goal of 17% of the 
total.work hours on each project to be expended by minority 
and/or female employees. ("Minority" shall include: Blacks, 
Hispanic, Asian, Pacific Islander, American Indian or Alaskan 
Native.) 


The bidder shall state in "A" below the percentage of total 
work hours which the bidder and his subcontractors will employ 
and utilize women and minority employees on this project. If a 
contract is awarded as a result of this bid, the percentage 
figure set forth in "A" shall become contractually binding on the 
bidder. The successful bidder will also be required to prepare 
reports for the City demonstrating compliance with this percen- 
tage and will allow city officials access to his records, 
facilities and work site and to those of his subcontractors to 
determine compliance. 


The bidder must fill in the required blanks in this clause in 
order to be responsive to this IFB. If the bidder does not 
meet or exceed the hourly utilization goal of 17% minority/fe- 
male participation, the reasons for this failure and reason- 
ableness and good faith of efforts to meet this goal shall be 
evaluated to determine whether the bidder is responsible. 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO MINORITY/FEMALE 
HOURLY UTILIZATION. 

A. The undersigned firm certifies that it will employ 
and utilize minorities and females and/or will ensure that its 
subcontractors employ and utilize minorities and females so 
that minorities and females will work at least 1] % of the total 
hours worked on this project. 


B. Complete (1) and (2) below if the hourly utilization 
figure set forth in "A" is less than 17%. 


Ls My Company and its subcontractors cannot meet 
the 17% minimum hourly utilization figure for the 


following reasons: 





RE ; 
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2. My Company has taken the following steps in an attempt 
to comply with the 17% hourly utilization figure: 











(attach additional sheets if necessary) 


Contractor  RIETH-RILEY CONSTRUCTION CO., INC 


By Sa thee 





Its Les A Weber, Area Manager 


15. Required Prevailing Wage Schedule Payments - Pursuant 


to Indiana Code 5-16-7-1. All contractors and subcontractors 
working on the project awarded pursuant to this contract shall 
pay the prevailing wage rates for skilled, semi-skilled and 
unskilled laborers, workmen and mechanics. This wage determin- 
ation has been made in accordance with the procedures set forth 
in Indiana Code 5-16-7-1. This determination and the required 
wage rates are available for examination by any prospective 
bidder at The Board of Public Works and Safety, 9th Floor, 
City-County Building, Fort Wayne, Indiana. 


If a biáder is awarded a contract as a result of this Invitation 
for Bids, he/she/it shall file a schedule of wages, on forms 
provided by the City of Fort Wayne, demonstrating compliance 
with the wage rate determination. The successful prime con- 
tractor shall be responsible for obtaining schedules from all 
subcontractors. All schedules shall be filed before the con- 
tractor commences any work on the project. 


Penalties for failure to pay the prevailing wage rate are set 
forth in Indiana Code 5-16-7-3. 


16. Site Orientation. A site orientation (will/will not) 
be conducted by the City Engineers. If such an orientation 
is conducted, it will be held on the day of ae EE, 
commencing at ___ o'clock __.M. at the site of the project. 


Regardless of whether a site orientation is conducted 
or not, bidders are reguired to visit the site of the work, 
and inform themselves fully of the conditions, under which the 
work will be performed. The bidders shall be responsible for all 
conditions that affect the work, including, but not limited to 
all sub-surface conditions. “A À 
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- 17. Performance Bond. The successful bidder, at the time 
of signing the contract will be reguired, at his own expense, 
to furnish a bond guaranteeing faithful execution of the con- 
tract, in full amount of the contract price, executed by the 
bidder and a surety to be approved by The Board, on the bond form 
headed by The Board. The Performance Bond shall contain the 
following clause: "The said Surety, for value received, hereby 
stipulates and agrees, that no change, extension of time, 
alteration or addition to the terms of the contract or to the 
work to be performed thereunder, or the specifications accom- 
panying the same, shall in any way affect its obligation on this 
bond, and it does hereby waive notice of any change, extension of 
time, alteration or addition to the terms of the contract, or to 
the work or specification." 


18. Additional Bonds. If a bidder is awarded a contract he 
will also be required to execute with surety, satisfactory to The 
Board; 


O A. Payment Bond. In the amount of payment to be made 
under the contract. 


N B. Warranty Bond. In the amount of the contract 
warrantying the contractor's performance of a 
period of three years after the date of the City's 
acceptance. 


19. Councilmanic Approval and Ratification of Contract. 
This agreement, although executed on behalf of the Owner by 
the Mayor and The Board, shall not be binding upon the Owner 
unless, and until, the contract has been ratified and approved by 
the Common Council of the City of Fort Wayne, Indiana. And if 
the Common Council fails to approve the contract within ninety 
days after the date of bid opening, then the Contractor shall not 
be bound to the contract unless he/she/it elects to be so bound. 


20. Method of Contract Award. The contract resulting 
from this IFB will be awarded: 


MA. On an all or none basis. 


O B. As follows: 
MRC DDU A A EA  — Y 
TA A pen ne ee 
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RIETH- RILEY CONSTRUCTION Co., INC. 


POST OFFICE BOX 477, GOSHEN, INDIANA 46526 











Know all men by these Presents, that the Rieth-Riley Construction 
Co., Inc., a corporation organized under the laws of the State of 
Indiana, at a meeting of its board of directors on December 6, 1986 
took the following action: 


"RESOLVED, that Leslie A. Weber, being an employee of the 
Corporation, shall have full power and authority for and 

on behalf of this Corporation to submit bids for and to. 
execute in its name and stead any contract not exceeding 
$450,000.00 which calls for work, services or materials to 
be furnished by the Corporation, whether such contracts be 
public or private in nature, and any bids and contracts 
thus executed shall be binding upon the Corporation; and 
said Leslie A. Weber shall have full power and authority 

to execute bonds and all reguisite instruments for the pur- 
pose of carrying out the provisions of this resolution; and 
this resolution shall remain in full force and effect until 
rescinded." 


In witness whereof I have affixed my name as President. 
RIETH-RILEY CONSTRUCTION CO. ENOC 


Dale E. Capon 
President 


I certify that the foregoing is a true and correct GOpywo£ a 
resolution duly adopted at a meeting of the Board of Directors 
held December 6, 1986 which is in full force and effect. 







» 


Larry L. Jones, 
RIETH-RILEY CONSTRUC'RION CO. , INC. 


State of Indiana ) 
) SS: 
County of Allen ) 


Subscribed and sworn to before me by Dale E. Capon and 
Larry LRL.,JOnes, this 25th day*”of March OI 








My commission expires 


April 15, 1990 
Daniel D. Kruse Notary Public 


OFFICE AND WAREHOUSE, 311 WEST MADISON STREET PHONE (219)533-2125 
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NON-COLLUSION AFFIDAVIT 


The Bidder, by its officers and MEMBERS : 

——__—_________ -  — — —R—_—'ŴÏŴN rn 
agents or representatives present at the time of filing this bid, being duly 
sworn on their oaths, say that neither they nor any of them have in any way, 
directly or indirectly, entered into any arrangement or agreement with any other 
bidder, or with any public officer of such City of Fort Wayne, Indiana, whereby 
such affiant or affiants or either of them, has paid or is to pay to such other 
bidder or public officer any sum of money, or has given or is to give such 
bidder or public officer anything of value whatever, or such affiant or affiants 
or either of them has not directly or indirectly, entered into any arrangement 
or agreement with any other bidder of bidders, which tends to or does lessen or 
destroy free competition in the letting of the contract sought for by the 
attached bids, that no inducement of any form or character other than that which 
appears upon the face of the bid will be suggested, offered, paid or delivered 
to any person whomsoever to influence the acceptance of the said bid or awarding 
of the contract, nor has this bidder any agreement or understanding of any kind 
whatsoever, with any person whomsoever to pay, deliver to, or share with any 


other person in any way or manner, any of the proceeds of the contract sought by 
this bid. 


RIETH-RILEY CONSTRUCTION CO. , INC. 

a A A E 

SII 
Les A Weber, Area Manager 





Subscribed and sworn to before me by Les A Weber 







ES 25th day of 
My Commission Expires: ¿trae 
Notary Public Daniel D. Kruse 
April 15, 1990 Resident of Allen County, IN 


Subscribed and sworn to before me by 
. e 
this 3 2 day of â 





My Commission Expires: : 
Wear Pablo ET Taa 
Resident of : County, IN 





Subscribed and sworn to before me by 
EA q  0O«+«<AKñg A r 
this i day of 3 





My Commission Expires: 
Notary Public i 
Resident of County, IN 





Contract No. 


CERTIFICATION OF BIDDER/VENDOR 


The undersigned, on behalf of RIFTH-RILEY CONSTRUCTION CO. INC. 
, does hereby make the following representations 

to the City of Fort Wayne, Indiana. 

WHEREAS, it is acknowledged that the Common Council 
of the City of Fort Wayne, Indiana, has passed an ordinance con- 
demning the apartheid policies of the country of South Africa; 

WHEREAS, Council's ordinance requires that all persons, 
firms or corporations submitting bids to the City, for goods and 
services, certify, as part of the bid, that such entity does not 


support the policies of apartheid in South Africa. 


The undersigned States, on behalf of -RIETH-RILEY CONSTRUCTION. 
CO., INC. , ‘that he a ; ; 
ROI GN RO RIÓ E E ES ee ——— S 


does not support or endorse the policy of apartheid in South Africa. 
IN WITNESS WHEREOF, this Certification has been signed 


Pl E 7 


this 25th day of March `’ . 
— Y... FEE a 


RIETH-RTLEY CONSTRUCTION CO,, INC. 

(Name of Bidder/Vendor) 

BU y LL Ul 
(Nâme and Title of Person Signing) 


Les A Weber, Area Manager 


UNITED PACIFIC INSURANCE COMPANY 


HOME OFFICE, FEDERAL WAY, WASHINGTON 


Bond No. 
BID BOND 


APPROVED BY THE AMERICAN INSTITUTE OF ARCHITECTS 
A.1.A. DOCUMENT NO. A-310 (FEB. 1970 ED.) 


KNOW ALL MEN BY THESE PRESENTS, that we 
RIETH-RILEY CONSTRUCTION CO., INC. 


as Principal, hereinafter called the Principal, and the UNITED PACIFIC INSURANCE COMPANY of Federal 
Way, Washington, a corporation duly organized under the laws of the State of Washington, as Surety, 
hereinafter called the Surety, are held and firmly bound unto the Board of Public Works and 


Safety of the City of Fort Wayne, Indiana 


as Obligee, hereinafter called the Obligee, in thesum of Five percent (5%) of bid 


Dollars ($ ), 
for the payment of which sum well and truly to be made, the said Principal and the said Surety, bind 
ourselves, our heirs, executors, administrators, successors and assigns, jointly and severally, firmly by 
these presents. 


WHEREAS, the Principal has submitted a bid for Improvement to State Blvd. - Res. # 6083-87 


NOW, THEREFORE, if the Obligee shall accept the bid of the Principal and the Principal shall enter 
into a Contract with the Obligee in accordance with the terms of such bid, and give such bond or 
bonds as may be specified in the bidding or Contract Documents with good and sufficient surety for 
the faithful performance of such Contract and for the prompt payment of labor and material fur- 
nished in the prosecution thereof, or in the event of the failure of the Principal to enter such Contract 
and give such bond or bonds, if the Principal shall pay to the Obligee the difference not to exceed 
the penalty hereof between the amount specified in said bid and such larger amount for which the 
Obligee may in good faith contract with another party to perform the Work covered by said bid, 
then this obligation shall be null and void, otherwise to remain in full force and effect. 


Signed and sealed this 25th day of March A.D. 1987 


RIETH-RILEY CONSTRUCTION CO., INC. 
(Principal) (Seal) 


es £, 
(Witness) Besa HE ELA 


Les A Weber (Title) Area Manager 


UNITED PACIFIC INSURANCE COMPANY 


EL. Rida Lo 


Eileen R. Roberts, Attorney-in-Fact 
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UNITED PACIFIC INSURANCE COMPANY 


HEAD OFFICE, FEDERAL WAY, WASHINGTON 


POWER OF ATTORNEY 


KNOW ALL MEN BY THESE PRESENTS, That the UNITED PACIFIC INSURANCE COMPANY, a corporation duly organized under the laws of the 
State of Washington, does hereby make, constitute and appoint Thomas E. Purtell, Robert P. Stimpson and Eileen 


R. Roberts, individually, of Indianapolis, Indiana 


its true and lawful Attorney-in-Fact, to make, execute, seal and deliver for and on its behalf, and as its act and deed ANY and all bonds 
and undertakings of Suretvship, 


and to bind the UNITED PACIFIC INSURANCE COMPANY thereby as fully and to the same extent as if such bonds and undertakings and other 
writings obligatory in the nature thereof were signed by an Executive Officer of the UNITED PACIFIC INSURANCE COMPANY and sealed and 
attested by one other of such officers, and hereby ratifies and confirms all that its said Attorney(s)-in-Fact may do in pursuance hereof. 


The Power of Attorney is granted under and by authority of Article VII of the By-Laws of UNITED PACIFIC INSURANCE COMPANY which 
became effective September 7, 1978, which provisions are now in full force and effect, reading as follows: 


ARTICLE VII — EXECUTION OF BONDS AND UNDERTAKINGS 


1. The Board of Directors, the President, the Chairman of the Board, any Senior Vice President, any Vice President or Assistant Vice 
President or other officer designated by the Board of Directors shall have power and authority to (a) appoint Attorneys-in-Fact and to authorize 
them to execute on behalf of the Company, bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory in the 
nature thereof, and (b) to remove any such Attomey-in-Fact at any time and revoke the power and authority given to him. 


2. Attomeys-in-Fact shall have power and authority, subject to the terms and limitations of the power of attorney issued to them, to 
execute and deliver on behalf of the Company, bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory in 
the nature thereof. The corporate seal is not necessary for the validity of any bonds and undertakings, recognizances, contracts of indemnity and 
other writings obligatory in the nature thereof. 


3. Attomeys-in-Fact shall have power and authority to execute affidavits reguired to be attached to bonds, recognizances, contracts of 
indemnity or other conditional or obligatory undertakings and they shall also have power and authority to certify the financial statement of the 
Company and to copies of the By-Laws of the Company or any article or section thereof. 


The power of attorney is signed and sealed by facsimile under and by authority of the following Resolution adopted by the Board of Directors of 
UNITED PACIFIC INSURANCE COMPANY at a meeting held on the 5th day of June, 1979, at which a quorum was present, and said Resolution has 
not been amended or repealed: 


“Resolved, that the signature of such directors and officers and the seal of the Company may be affixed to any such 
power of attorney or any certificate relating thereto by facsimile, and any such power of attorney or certificate bearing 
such fascimile signatures or facsimile seai shall be valid and binding upon the Company and any such power so 
executed and certified by facsimile signatures and facsimile seal shall be valid and binding upon the Company in the 
future with respect to any bond or undertaking to which it is attached.” 







IN WITNESS WHEREOF, the UNITED PACIFIC INSURANCE COMPANY has caused these 
corporate seal to be hereto affixed, this 5th  dayof January 





STATE OF Pennsylvania _ YA Vice President 
ENT OE Philadelphia Ms 
On this Sth day of January , 19 87, personally appeared Raymond MacNeil 


to me known to be the Vice-President of the UNITED PACIFIC INSURANCE COMPANY, and acknowledged that he executed and attested tne 
foregoing instrument and affixed the seal of said corporation thereto, and that Article VII, Section 1, 2, and 3 of tha By-Laws of said company and 
the Resolution, set forth therein, are still in full force. E > 







HAT boy, \ 
E Mn, 
SAA % 
My Commission Expires: HS 
Z,“N "2 3 j 
EMO E 19:90 eS ¿ Notary Public in and for State of Pennsylvânia 
e al 
MIS : Residing at Philadelhia 
l, Ray L. Lorah , Assistant Secretary of the UNITED PACIFIC INSURANCE COMPANY, do hereby certify that the above 


and foregoing is a true and correct copy of a Power of Attorney executed by UNITED PACIFIC INSURANCE COMPANY, which is still in fuil torce 
and effect. 


IN WITNESS WHEREOF, I have hereunto set my hand and affixed t 
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“version 1: 5/1/85 


ITEMIZED PROPOSAL CONTRACTOR: RIETH-RILEY CONSTRUCTION CO., INC 


PROJ STATE BLVD. FROM N. CLONTON ST. TO SPY RUN AVE. RES. NO: * 






































ITEM| ITEM |QUANTITY|UNIT|UNIT COST| AMOUNT 
NO. | | | | ($) | ($) 
29 |THERMOPLASTIC WORK "ONLY" 7 |EA 
| WR SE 
30 |THERMOPLASTIC LEFT TURN ARROW 7 |EA 
oe | tale ioe ee 
31 |KEEP RIGHT SIGN (r4-7) ON 12° | 2 EA | AE 
|GALVANIZED SIGN POST | | i> o | Ut. e9 
32 |STOP HERE ON RED (RI-D-6)SIGN | 1 | Em | y 
| | Pn. ces ee 'lo.99 
33 f= HE 
34 | WATNTENANCE OF TRAFFIC | 1 BE | | 
co 
| | |'^ T ate  &goo.se 
| | | | | 
CAA | lafa] | 
| | | | | 
La | pe eol | 
| | | | | 
A PU a” a E is A | | 
| | | | | 
ER E A A A T ee O bea ie eae 
| | | | | 
RCH AE UN. yno Wa, dae | 
| : | l | | 
NS eee A NU ee ie | 
| | | | | 
PERO EA A AA E ee WM | a 
| | | | | 
i UY A S wits (E 
| | | | | 
Bei S E A A E SOF i | 
| | | | | 
MA A a EN iN TS | 
| | | | | 
| A A A RN bt i] | 
| | | | | 
LR a Ec EE E E E GA E E E ees | 
| : | | | | 
| | aes | | o 
| | | | | 
| | ee, | 
| | | | | 
RM PO E E A A Pu | 
| | | | | 
| | erie oI | 
| | | | | 
cs. TN | EE NN | 
| | | | | 
| | Lo | 
| | | | | 
E | Wd | 
| | | | | 
| GR E A V A ae: da SAET AEE ae EENAA OL e 
| | | | | 
A | Fi | 
| | | | | 
EN A LAE Na LES A E en 
TOTAL: J0 
4109 PER 





Sheet of 


Note: Contractor will be paid on measured quantities only at unit price bid 
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- version 1: 5/1/85 ‘i y 






























































ITEMIZED PROPOSAL CONTRACTOR: RIETH-RILEY CONSTRUCTION CO., INC 
PROJ STATE BLVD. FROM N. CLINTON ST. TO SPY RUN AVE. RES. NO: 6083-87 
ITEM| ITEM |QUANTITY|UNIT|UNIT COST| AMOUNT 
NO. | | | ($) i ($) 
1 |COMMON EXCAVATION 1184 |CY 
| BON ED 
2 |BUILDING DEMOLITION & DISPOSAL | VIL se oo | 
ae: | | | 1806: |. Godi” 
3 |CONCRETE REMOVAL |s A300 (SY | | 
AA LA o IATA 
4 |CURB REMOVAL 1021 |LF 
i i | Oc | 2042. oo 
5 |CONCRETE CENTER CURB TYPE C 130 |SY | 
= be eel |s eee he Brees 
6 |CONCRETE CURB TYPE II-B fe 1060 jie. | A el 
| | |. TEA a a HE 
7 |CONCRETE SIDEWALK 4" (COTAS 1 SF SEN 
Y'M e A Shae ere? a AR 
8 |CONC SIDEWALK, WINGWALK, RAMPS 6" | 1490 |SF | . | 
| | [E uu y BR 
9 |CONC PAVEMENT FOR ALLEY APPR 8" | 50 |SY | | 
nm | ir Je | 1150°° 
10 |CONC PAVEMENT FOR COMMERCIAL DRIVE| 30 |SY | A 
|APPROACH 8" | | a A | leso 
11 |ASPHALT BASE NO. 5D 990 #/SY | 960 |TON | Fe 
| | | i: 5 | KEE A 
12 |ASPHALT BINDER #9 220#/SY | 565 |TON | 
| | | | 21.50 | t2141 -98 
13 |ASPHALT SURFACE TYPE "B" 110#/SY | 285 |TON | ; 
i | EM ud 
14 |TREE REMOVAL 6" - 10" | 4 |EA. | i o 
wee | | el ae a Loo. 
15 |TREE REMOVAL 18" - 30" 3 |EA 
| iim | 2m | e 
16 |TREE REMOVAL 30" -48" | 3 JEA F| pag 
= | i pe Boot" |. o we 
17 |TOP SOIL | 122 |TON | | 
| | | AES 1427.40 
18 |FINE GRADE SEED, FERTILIZER, MULCH| 739 |SY | | 
mi i ; | A IA w 
19 |CATCH BASIN TYPE I-C(INCL BACKFILL| A” EA al o 
| i | | | 14007] boo.” 
20 |B«C.P. Cl IV 12" (INCL BACRFILL). | 168 |LF | | 
| | o | ca 4032 °° 
21 |CASTINGS ADJUST TO GRADE | TEA. E 
| | UU PELE e OL e 
22 |STRUCTURES REMOVED | 5 |EA | ‘iat | 3 T 
| | CA A ČETO, 
23 |BACKFILL FOR STRUC & PIPE REMOVED 50 |CY 
| DA MU 2 
24 |BULKHEADS 2 ¡EA | 
7 | | | POE S 400.02 
25 |THERMOPLASTIC LINE WHITE 6" ES 1350. EF | | a 
| LANE & CROSSWALKS | Ll. 5. So ec. 
26 |THERMOPLASTIC LINE 6" YELLOW | 1900. |EF | | ee 
| CENTERLINE | | ETET A \WA0 
27 |THERMOPLASTIC LINE REMOVAL | 450 |LF | : | AG ic 
| CROSSWALKS | | | -1C | : 
28 |THERMOPLASTIC LINE 24" WHITE | vo EF. A ac 
|STOP BARS | E mes | 194. 
TOTAL: 
Sheet of 


Note: Contractor will be paid on measured quantities only at unit price bid 


: BID TAB DATE: 3-25-87 + BIDDER: | BIDDER: + BIDDER: ' BIDDER: | BIDDER: : 
a t t 








PROJ STATE BLVD. FROM N.CLINTON ST. TO SPY RUN AVE. RES. NO: 6083-87 'AETTH-RILEY CONST.CO, | WAYNE ASPHALT % CONST! BROOKS CONST, + JOHN DEHNER, INC. | S.E. JOHNSON CD, |; 


i 1 ' 1 1 1 
' ' i ' 


ITEM: ITEM TPURNTITY'UNTTIUNIT COST)  AMTUNI TT COST: AMOUNT SUNIT COST! AMOUNT ¡UNIT COST! AMOUNT ¡UNIT COST! AMOUNT {UNIT COST! AMOUNT 
NO, | i ' AW ae (0 1 A 4 EA (3) mn ($) LL od ($) ateb o (a 


' 1 ' 1 ' i 
' i ' 1 ! 1 


31. ¿Common Excavation 2 MBA ¡CY! 3.85 2 3.005 35%26,00 5 4.90; 5801.60 5 10.34 1  12242,55 | 

























7.10} B405.40 


27587.20 








1 1 1 1 i ' 
1 i 1 1 i i 


1809,00 i 1800.00 + 4400,00 i 4400,00 1 6000.00 $  b000.00 7 4400.00 ! 4400.00. 









2. ¡Building Demolition % Disposal ! 1515 i 5000.00 


' 1 ' 1 
t i ' 1 


I. ‘Concrete Removal 1 {300 SY L50 


1 1 ' 
' ' ' 


4, ‘Curb Removal t $021 ¡LF 


' ' 
' ' ' 


5, ¡Concrete Center Curb Type C i 130 5Y 


8700.00 
1 |! ' 
SORA A | AJA y GAN EA: 


4615.00 | 






SOE 1474500160 F 2080.00 3B 49400: 60001 780.00 


LO 1202.00 1939.90 


44.25 ¢ 929 












0.90 5 918.90 + 0.35 357,353 1,90 


3426.80 | 29.00 


2.35 





See eae i 
2552,50 








3770.00 





4020.00 i 26.36 



































cs S eRe oe AFU A IE, | Mo Ach. n> JR GY lac db ee ON Beker) Ie p: 
E ¡Concrete Curb Type II-B + 1060 ILF i 9805.00 10176.00 | 10,06  10M663.60 | 11,001 11460.00 
i i i i i ' ' ' i i ì 
Ad Pe au Md y ee ee GA et RE lel Y ola Me dd Y 
7. ¡Concrete Sidewalk 4" + 3485 ¡SF i 7492.75 | 2,00; 6970.90 | 2.16; 7527.60 | 1.80 i 6273.00 | 1.90 : £621.50 | se 
ó ‘ ; ì ; i i i ‘ ' ' i ; i 
8. ¡Concrete Sidewalk, Wingwalk, Ramps! 1490 ISF 1 L50 j 3576.001 2651 «394850! JASI 5140.50! Rio! 4419000) 3080 1 S8 ; 
IA Me UN an A A) LE ld + EMS AUR A |n. as aen E 
9, Conc, Pavement for Alley Approach } 50 SY 1750,00 4 1285.00 | 35,004 1750.90 | 21.00 3 1050.00 
CE : ADN ba So y peas es LEN EA 3 
10. Conc. Pavenent for Comercial Dr. ! 30 18 1050.00 1 21.403 642.00 i 35.00} 1050,00 a 
¡Approach 8" A du JO a er E GE ¿Bs scan T Ee or E BaP IT E RR AN ae 
Asphalt Base No. 5D 990 4/SY ; 960 ¡TON + 30,00! 19536.00 5 22.92 i 22003.20 i 22.46} 21561.60: 25.50} 24480,00 | 23.50 ! 22540.00 | 


' i 1 ' ' 
' ' t ' t 


12. ¡Asphalt Binder 89 2208/57 + 565 ¿TON t 18221 


nid, 
' ' 1 


13. ¿Asphalt Surface Type "B' 1IDW/EY | 285 STON a kc err WN 


' ' ' 1 ' ' ' ' 
' ' ' i U ' ' ' 


14, ¡Tree Removal 6" - 10" i 4 SEA 600,00 | 80,00 


i ' ' 
i 1 ' 


15. ¡Tree Removal 18" - 70" ' 3 ¡EA 


i 


16. ¡Tree Removal 30" - 4B | TGEA 1500.00 + 450.00 i 1350.00 


A 50d ARMA BO a —— rr Wr WE” 
18. ¡Fine Grade,Seed,Fertilize,wuich |. 739 IBV MOI. TD TOS IE 


¡Catch Basin Type 1-Cilncl.Pacifill; 2 ER 


12147.50 1 22,92 1 12949.80 


15820.00 | 


11390.00 | 25,50; 14407.50 


9120,00 | 20.10 | 8578.50 38.00 i  10630,00 


1 ' 
1 1 
























+ 100,00} 400.00. 115.00: 140.00 








i 750.00 | 255.00 ; 765.00 





290,00 


870.00 | 280,00 ; 840,00 | 


1 
t ' 


950.00 i 1650.00 i 400.00 i 1200.00 | 




















Do 2684.00! 12.001 1464.00 | 22.00 |  2684,00 








443,40 


1330.20 | 1.40 1 1024, 60 






5200.00 +; 


To 5600,00 7 2045.00 | — BIBO.00 i 1418,00 : 5672,00 ! 1550.00 | 6200.00 


' 1 1 1 
' 1 4 ' i 


24.09 i 032,00 1 47.70!  BOI3.60 | 22.00) 3676.00! 27.715! 4462.00 15560.00 | 


1 1 
1 ' 1 1 i i 4 


165,00 1 1155.00 + 225.00 1... 1575.00 i 270.00 1890,00 + 130,00 i 910.00 i 220.00 i 1549.00 i 


y L + t 
CYMOD i 2000.00 1 588.00: 2940.00 i 222.001 1110,00 1 210.001 1050.00 1 470000 1 DDYDD! 


14.50 5 725.00 | 26.00 


1 1 ' 
‘ i ' 








20. IR CaF Cl IV 12% (Incl BacFFi!]) 


' 


21. ¡Castings Adjust to Grade 



















22. ¡Structuras Rengyed 


23, ¡Backfill for structures % Pipe 
Removed 






1 
1 





850.00 + 11,705 585.00 | 18.00 i 900.00 





400,005 79.501 159,00 + 70,001 140.00 


60,00 | 120,00 + 130,00 


' 1 






24, ¡Bulkheads 





2,26. iThernoplastic Line Whiteb 
____tLane b Crosswalks 
26. ‘ihermoplastic Line 6" Yellow 


Da 810.00; 0.52 





702.00} 0.651 877.50} 0,60! BO00 0,54 


+ 4,604 1140.00: 0.52; 988.00: 0,65 1 1235.00) 0.601 




















“T4000! 0.54} 1026.00 | z 


1 y 
1 





' 
1 








































































































e z i BID TAB DATE: 3-25-87 + BIDDER: 1 BIDDER: 1 BIDDER: + BIDDER: 1 BIDDER: i 

T L E E O ENE AN PELE a o YI MY 12 | i i i i i 

PROJ STATE BLVD. FROM N.CLINTON ST. TO SPY RUN AVE. RES, NO: 6083-87 'REITH-RILEY CONST.CO. + WAYNE ASPHALT & CONST! BROOKS CONST, i JOHN DEHNER, INC. i S.E. JOHNSON CD. | 

(un ot Bec E Se NS o LR O od BY la Oe ences MIO A LN rs tat, A O YU e Pen Sia Ren A tS Sah 

a ITEM! ITEM ¿QUANTITYSUNIT:UNIT COST? — ANOUNT ¡UNIT COST: AMOUNT ‘UNIT COST; AMOUNT ¡UNIT COST! AMOUNT ¡UNIT COST: AMOUNT UNIT COST: AMOUNT + 

se NO. I i ! MU ($) A O DA ($) ct" 1 ($) wo ($) Local A ($) 1 (Shes i ($) i 

p ' ' |! 1 ' 1 ' 1 1 

bm PE EN RIE AS AN een a PRE CA EOL Ta, EN A POSI AAA EP YN 4 a RA ER | es Y; 1 A RT ] 

| >* 2]. ‘Thermoplastic Line Removal b^ SORE haia 562.50 | = 0.70 3 315,00 1 0.991 427.50 0.85; 382,50 1 0,775 346.30 | 0,705 315,00 | 
ED 

= ____ Crosswalks ON EIRA ra, IP ee SI RA O ie LOE E a ERIN Y CM E CN Cire oN LUMENS ELO ART E aid. A ARSS US] 

28. ¡Thermoplastic Line 24" White i TOM DAS 1500. 22:20 154.001 5,104 357.00 2.64 | 184.80: 2,423 169.40 1 220. 154,00 | 

ey _...!St0p bars ARB y Y a Y SL a ON ac V- a i r Aa MOSES GE IE (ad e | 

*° 29. iThermoplastic Word "ONLY" i TEA + 75,00; 525.00 1 50.00 i 350.00 + 58.00 | i 420.00 i 55.00 | 385.00 | 50.00; 350,00 | 

len See dd Ud E AJO GW Y Sr de ii IICA NER El ARIEL ects Pes ern Om i UA ES AER GO 

30. Thermoplastic Left Turn Arrow | TER 1 75,003 525,00 | 45.00 3 315,00 i 40,004 280.00 | i 343.00 i 44,00 308.00 | 

y aa ae e IN T E E e EE A ES EL. eN i ed IA | 

31. ¡Keep Right Sign (R4-7) on 12' ' 2 ¡EA i 150,00 5 300,00 5 80,00; 160,00 | 85.003 170,00 | i 176.00 80.00 160,00 i 

E) ____Balwanized Sign Post le de O a aa e ali ros E a dB i An a] 

= 32. ¡Stop Here on Red (RI-D-6) Sign | TER 5 75,00 75.00 + 70.00: 70,001 73.151 73.15 | 59,00 | 

1 + t 1 t 1 1 t EA AN, e EA H 

ey Vi traffic Signal Work (by others) | OGL 117188.50 1 0 0202... 0.01. 0.00 0.00! 

34, ¿Maintenance of Traffic IILS i 4000.00 4. 4000.00 i 4700.00 : 4700.00 1 3000,00 Ct 15000.00 1 












$109,727,30 | TOTAL: $115, 
0,00%1% over 
16. 287.12. under 


' over 
‘X under 








068.10 + TOTAL: $120,215.21 | TOTAL: 
' ' 


0.00%1% over 0,00%:% over 
12.20%:X under B,271:1 under 
+ 1 














$172,177.80 | 
23.88%; 
0,00%:% under 0.00%; 


0,447.12 over 


ce O O O OS A OI AO O 


O 


O 























'TSe=> ; i 
i 5 Admn. Anpr. * 
TITLE OF ORDINANCE Contract for Res. 6083-87 - Improvement of State Blvd. 
eee S 


DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety 

SYNOPSIS OF ORDINANCE. The Contract for Res. 6083-87 - Improvement of State 
Blvd. from N. Clinton to Spy Run Avenue is for the widening, resurfacing, 
new drainage facilities, relocation of traffic signals, pavement markins 
& demolition of building located on Lot #20 of John H. Jacobs Addition, 
PRIOR APPROVAL 


Rieth-Riley Construction Company is the Contractor. 














RECEIVED ON 3/31/87. 


EFFECT OF PASSAGE Improyement of State Blvd. 


EFFECT OF NON-PASSAGE 
O O ee 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $109,727.30 


a a 


 _—— —_——— >>. 


ASSIGNED TO COMMITTEE 


BILL NO. S-87-04-20 


REPORT OF THE E ON BL 


-PUBLIC-WORKS” 
2 Vet NA LO 
WE, YOUR COMMITTEE ON PUBEIC-WORKS _ i TO WHOM WAS 


REFERRED AN (ORDINANCE) (RBSABUEXON)- approving the Contract 





for Res. 6083-87 - Improvement of State Blvd., between the City 

of Fort Wayne, Indiana and Rieth-Riley Construction Company, 

in connection with-the Board of Public Works and Safety 
GT i o A 
uu ENA ANN RRE ———— eV er 














a 


HAVE HAD SAID (ORDINANCE) (RESOLUPFONÍ UNDER CONSIDERATION AND BEG 


LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


(RES6NUTYON) 






e, G. BRADBURY 
| VICE CHAIRPERSON 


-PAUL M. BURNS 
i a A 
As S. STIER 











SANDRA E. KENNEDY 
CITY CLERK 


